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1 Type of Contract and Total Contract Value 


The Contractor shall, in accordance with the terms and conditions set forth herein, furnish the necessary 
qualified personnel, services, travel, facilities and materials (except those specifically designated to be provided 


by the Government) and do all things necessary and incidental to complete the contractual effort in accordance 
with the Statement of Work. 








(U) The total current contract value is 








CLIN 0001, as identified in this contract and in the total estimated amounts set forth below, is FFP as described 
under the Federal Acquisition Regulations (FAR) 16.202. 


Description: Completed polygraph sessions in accordance with the attached Statement of Work. 


Quanti it Price Units Valne 
Firm Fixed Price Each 
Total 


The total value of Contract Line Item 0001, and any modifications thereto are shown below: 























Ppasic PE 


CLIN 0002, as identified in this contract and in the total estimated amounts set forth below, is FFPLOE as 


described under the Federal Acquisition Regulations (FAR) 16.207. 


Description: Training and travel labor, in accordance with the attached Statement of Work. 





Total Level of Effort (b)(3) 
Firm Fixed Price (b)(4) 
Total 











The total value of Contract Line Item 0002, and any modifications thereto are shown below: 


oo Total Level of Effort Firm Fixed Price 
BASIC a ee 


CLIN 0003, as identified in this contract and in the total estimated amounts set forth below, is CR as described 
under the Federal Acquisition Regulations (FAR) 16.302. 





Description: Travel and ODCs in support of CLIN 0001 and CLIN 0002. 














(b)(3) 
Total Estimated Cost (b)(4) 
Total Cost 
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The total value of Contract Line Item 0003, and any modifications thereto are shown below: 


pBasiC. Po 
(b)(3) 

(b)(4) ONS) 

2 Statement of Work (b)(4) 








The Government's Statement of Work listed below is incorporated by reference and made part of this contract as 
Attachment | as listed in the Incorporation of Attachments and Exhibits clause: 


Statements of Work Title Date 
Independent Contractor (Polygraph Examiner) 8/11/2015 


3 Packaging and Marking 


Packaging and marking of deliverable items called for hereunder shall be in accordance with: 
(1) the Contractors best commercial practice and 


(2) any delineated requirements in the Statement of Work required to insure safe arrival at the destination. 


4 Inspection and Acceptance 


Work shall be inspected and accepted by the CO and COTR. 


5 Ship To Address 


U.S. Government 
14675 Lee Road 
Chantilly VA 20151-1715 


6 N52.211-006 Contract Period of Performance (SEP 2003) 


(a) Period of Performance: The period of performance of this contract shall be: 


CLIN Start Date Completion Date 
0001 09/14/2015 09/13/2016 
0002 09/14/2015 09/13/2016 
0003 09/14/2015 09/13/2016 


(b) The principal place of performance under this contract shall be the Government's facility located at: 
Chantilly, VA 


(c) The contractor shall immediately notify the Contracting Officer in writing when they encounter difficulty 
meeting performance requirements or anticipate difficulty in complying with the contract delivery schedule. 
This notification shall be informational in character; this provision shall not be construed as a waiver by the 
Government of any delivery schedule for any rights or remedies provided by law or under this contract. 
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7 GOVERNMENT POINTS OF CONTACT 


Title Name Phone Number 
Contracting Officer (b)(3) 
Contracting Officer's Technical Representative 




















8 PURCHASE REQUEST NUMBER AND ACCOUNTING AND APPROPRIATION DATA 
(b)(3) 
Contract RCA PO : (b 
Dee CLIN RCA # ACTNG# BLI FY BOC Line Dollars Obligated 

BASIC 0001 CC-15-1704-0000 1 NSP98ICP 15 2520 2 
BASIC 0002 CC-15-1704-0000 1 NSP98ICP 15 2520 1 

Subtotal: 

Total: 



















SUMMARY 
TOTAL OBLIGATED AND TOTAL VALUE BY CLIN 


CLIN Dollars Obligated Total CLIN Value 











9 N52.232-003 Instructions for Requesting Contract Payment (MAR 2015 





(a) Vouchers and Invoices. Contractors with access to the Contractor Wide-Area Network (CWAN) or Industry 
Partner Access (IPA) shall request contract payment using NRO Electronic Invoicing. Contractors without 
access to NRO Electronic Invoicing shall request contract payment by submitting a Standard Form 1034, Public 
Voucher for Purchases and Services Other Than Personal. Contractors may request payment for commercial 
contracts using either the SF 1034 or a commercial invoice that contains all the information required by FAR 
52.212-4(g). Requests for progress payments shall be prepared using Standard Form 1443, Contractor's Request 
for Progress Payment, and submitted to the Contracting Officer. Requests for contract payment that cannot be 
submitted using NRO Electronic Invoicing shall be submitted to the following Billing Office: 


Name, Title and address of the Contracting Officer or designee: 
Contracting Officer, Corporate Contracts, Core Services 
U.S. Government, 14675 Lee Road, Chantilly VA 20151-1715 
U.S. Government, 14675 Lee Road, Chantilly VA 20151-1715 


The required mode of delivery is: mail 


(b) Supporting Documentation. 
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The contractor shall submit documentation supporting all amounts billed with each voucher. Supporting 
documentation may be prepared using Standard Form 1035, Public Voucher for Purchases and Services Other 
than Personal- Continuation sheet, or an equivalent contractor-designed form. All documents submitted via 
NRO Electronic Invoicing must be in PDF format. 


(1) Fixed Price Contracts. The supporting documentation should include: 
Total amounts billed by CLIN; 
Quantity, unit price, and description of supplies delivered or services performed; 
For level-of-effort CLINS, the actual labor hours expended by labor category; 
Date(s) the work was performed and/or the supplies delivered; 
Current and cumulative award fee billed and earned under each CLIN, if applicable; and 
Any other information required by the contract. 
(2) Cost Reimbursable Contracts. The supporting documentation should include: 
Total amounts billed by CLIN; 
Current and cumulative costs billed by major cost element; 


Current and cumulative fee billed by CLIN, to include award fee, fixed fee, and incentive fee, and the 
formula for computation; 


Quantity, unit price, and description of any supplies delivered; 
Average direct labor rates by labor category and indirect labor rates applied 
Actual labor hours expended by labor category; and 


Any other information required by the contract. 


(3) For cost-reimbursable contracts with fee payments based on incurred cost, the contractor shall adjust the 
amount of fee billed when cost overruns occur, whether actual, potential, or perceived. All billed incentive fee 
amounts shall be based on the budgeted vice the actual cost of work performed on contracts requiring use of 
Earned Value Management (EVM). For incentive contracts not subject to EVM, the percentage of work 
complete will be a unilateral determination by the Contracting Officer. The methodology applied by the 
contractor to ensure that fee is not over-billed based on cost overruns will be approved in writing by the 
Contracting Officer before requesting payment of incentive fee. 


(4) The following additional supporting documentation is also required: 


Requirements of N61, to include N61 ATTACHMENT B: WORK RECORD, and also N52.237-002 
Independent Contractor Travel (Alternate I). 


(c) Voucher Preparation. All requests for contract payment shall be prepared in accordance with NAM 
Appendix N65, Contract Payments, with all charges segregated by CLIN and sub-CLIN (if applicable). The 
payment periods designated in the FAR Prompt Payment clause(s) contained in this contract will begin on the 
submission date for invoices submitted via Electronic Invoicing, or on the date a proper invoice/voucher is 
received in the Billing Office listed above. Earned Award Fee must be billed on a separate invoice. The 
following additional voucher preparation instructions also apply: 
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The terms "NRO" and "National Reconnaissance Office" must not appear on the invoice; use "U.S. 
Government" instead. Do not print the first six characters of the contract number on the invoice - type 
only the remaining characters, e.g., 07-C-1234. Include the name and telephone number of the company 
representative to be notified if the invoice is incorrect. 


(d) Improper Invoices. The Government billing office will notify the contractor of any apparent error, defect, or 
impropriety in a voucher/invoice within seven days of receipt by the Billing Office. Inquiries regarding 
vouchers/invoices submitted to the billing office should be directed to the Contracting Officer. 


(e) Contractor Banking and Tax Information. The contractor shall promptly notify the Contracting Officer of 
any changes to electronic funds transfer information or taxpayer identification number by re-submitting the 
information required in clause N52.232-004, Contract Payment Information. 


10 N52.252-002 Clauses Incorporated by Reference (DEC 2006) 


This contract incorporates one or more clauses by reference, with the same force and effect as if they were 
given in full text. Upon request, the Contracting Officer will make their full text available. The full text of each 
clause may also be accessed electronically at http://acquisition.gov/far/ and https://arc.westfields.net/nam. 


Number Title 
Protecting the Government's Interest when Subcontracting with Contractors Debarred, 


aaa Suspended, or Proposed for Debarment (AUG 2013) 
52.209-10 Prohibition on Contracting With Inverted Domestic Corporations (DEC 2014) 
§2.212-4 Contract Terms and Conditions -- Commercial Items (MAY 2015) 


Contract Terms and Conditions Required To Implement Statues or Executive Order -- 


Sere Teee Ritenate2 Commercial Items (JUL 2014)(Alternate ITD) (SEP 2013) 


52.222-3 Convict Labor (JUN 2003) 
52.222-50 Combating Trafficking in Persons (MAR 2015) 
52.223-6 Drug-Free Workplace (MAY 2001) 
52.223-10 Waste Reduction Program (MAY 2011) 
52.223-18 Contractor Policy to Ban Text Messaging While Driving (AUG 2011) 
52.224-] Privacy Act Notification (APR 1984) 
52.224-2 Privacy Act (APR 1984) 
52.232-11 Extras (APR 1984) 
Payment By Electronic Funds Transfer--Other Than System for Award Management 
$2.232-34 
(JUL 2013) 
52.232-40 Providing Accelerated Payments to Small Business Subcontractors (DEC 2013) 
52.243-1 Alternate | Changes -- Fixed-Price (AUG 1987) (Alternate I) (APR 1984) 
52.249-4 Termination for Convenience of the Government (Services) (Short Form) (APR 1984) 
N52.203-003 Personal Conduct (OCT 2014) 
N52.204-001 Security Requirements (JAN 2013) 
N52.204-002 Oral Attestation of Security Responsibilities JUN 2003) 
N52.204-005 Protection Against Compromising Emanations (APR 2014) 
N52.204-010 Information System Access (JAN 2013) 


Information Technology-Information Assurance-Information Management 








Nee ea Requirements (JAN 2013) 

N52.209-002 Disclosure Of Foreign Ownership or Control by a Foreign Government (SEP 2013) 
N52.209-003 Organizational Conflict Of Interest (SEP 2009) 
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Number Title 

N52.223-006 Contractor Compliance with Environmental, Occupational Safety and Health, and 
; System Safety Requirements (OCT 1997) 

N52.225-002 Foreign Temporary Duty Travel (OCT 2014) 

N52.231-003 Contractor Training and Education (SEP 2013) 

N52.231-004 Prohibition on Contractor Acquisition of Personal Property for Use by Government 
; Employees (JUL 2004) 

N52.233-002 Request for Dispute Resolution (NOV 2007) 

N52.242-001 Authority and Designation of a Contracting Officer's Technical Representative 
, (COTR) (FEB 2011) 

N52.243-001 Contract Change Proposals (APR 2004) 

N52.244-001 Subcontracts (Educational Institutions) (MAR 2015) 





ll §2.213-4 Alternate 1 Terms and Conditions - Simplified Acquisitions (Other than Commercial 





Items) (MAY 2014) Alternate I (OCT 2010) 


(a) The Contractor shall comply with the following Federal Acquisition Regulation (FAR) clauses that are 
incorporated by reference: 


(1) The clauses listed below implement provisions of law or Executive order: 

(i) $2.222-3, Convict Labor (June 2003)(E.O. 11755). 

(ii) 52.222-21, Prohibition of Segregated Facilities (Feb 1999) (E.O. 11246). 

(iii) 52.222-26, Equal Opportunity (MAR 2007) (E.O. 11246). 

(iv) 52.222-50, Combating Trafficking in Persons (FEB 2009) (22 U.S.C. 7104(g)). 

(v) 52.225-13, Restrictions on Certain Foreign Purchases (JUN 2008) (E.o.s, proclamations, and 
statutes administered by the Office of Foreign Assets Control of the Department of the Treasury). 

(vi) 52.233-3, Protest After Award (Aug 1996) (31 U.S.C. 3553). 

(vii) 52.233-4, Applicable Law for Breach of Contract Claim (OCT 2004) (Pub. L. 108-77, 108- 
78). 


(2) Listed below are additional clauses that apply: 


(i) 52.232-1, Payments (APR 1984) or N52.232-012, Payments (JUL 2004). 

(ii) 52.232-8, Discounts for Prompt Payment (FEB 2002). 

(111) $2.232-11, Extras (APR 1984). 

(iv) 52.232-25, Prompt Payment (JUL 2013). 

(v) 52.233-1, Disputes (MAY 2014). 

(vi) 52.232-40, Providing Accelerated Payments to Small Business Subcontractors (DEC 2013) 
(vii) 52.244-6, Subcontracts for Commercial Items (MAY 2014). 

(vill) 52.253-1, Computer Generated Forms (JAN 1991). 

(ix) 52.232-39, Unenforceability of Unauthorized Obligations (JUN 2013). 


(b) The Contractor shall comply with the following FAR clauses, incorporated by reference, unless the 
circumstances do not apply: 


(1) The clauses listed below implement provisions of law or Executive order: 
(1) 52.204-10, Reporting Executive Compensation and First-Tier Subcontract Awards (JUL 2013) 
(Pub. L. 109-282) (31 U.S.C. 6101 note) (Applies to contracts valued at $25,000 or more). 
(41) 52.222-19, Child Labor--Cooperation with Authorities and Remedies (DEC 2013) (E.O. 
13126). (Applies to contracts for supplies exceeding the micro-purchase threshold.) 
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(i11) 52.222-20, Contracts for Materials, Supplies, Articles, and Equipment Exceeding $15,000 
(MAY 2014) (41 U.S.C. chapter 65) (Applies to supply contracts over $15,000 in the 
United States, Puerto Rico, or the U.S. Virgin Islands). 


(iv) 52.222-35, Equal Opportunity Veterans (SEP 2010) (38 U.S.C. 4212) (Applies to contracts 
of $100,000 or more). 

(v) 52.222-36, Affirmative Action for Workers with Disabilities (OCT 2010) (29 U.S.C. 793). 
(Applies to contracts over $15,000, unless the work is to be performed outside the United States by employees 
recruited outside the United States.) (For purposes of this clause, United States includes the 50 States, the 
District of Columbia, Puerto Rico, the Northern Mariana Islands, American Samoa, Guam, the U.S. Virgin 
Islands, and Wake Island.) 

(vi) 52.222-37, Employment Reports on Veterans (SEP 2010) (38 U.S.C. 4212) (Applies to 
contracts of $100,000 or more). 

(vii) 52.222-41, Service Contract Labor Standards (MAY 2014) (41 U.S.C. chapter 67) (Applies 
to service contracts over $2,500 that are subject to the Service Contract Labor Standards statute and will be 
performed in the United States, District of Columbia, Puerto Rico, the Northern Mariana Islands, American 
Samoa, Guam, the U.S. Virgin Islands, Johnston Island, Wake Island, or the outer Continental Shelf.) 

(viii) 52.223-5, Pollution Prevention and Right-to-Know Information (MAY 2011) (E.O. 13148) 
(Applies to services performed on Federal facilities). 

(ix) 52.223-15, Energy Efficiency in Energy-Consuming Products (DEC 2007) (42 U.S.C. 
8259b) (Unless exempt pursuant to 23.204, applies to contracts when energy-consuming products listed in the 
ENERGY STAR Program or Federal Energy Management Program (FEMP) will be 

(A) Delivered; 
(B) Acquired by the Contractor for use in performing services at a Federally-controlled facility; 
(C) Furnished by the Contractor for use by the Government; or 
(D) Specified in the design of a building or work, or incorporated during its construction, renovation, or 
maintenance.) 
(x) 52.225-1, Buy American-Supplies (MAY 2014) (41 U.S.C. chapter 83) (Applies to contracts for supplies, 
and to contracts for services involving the furnishing of supplies, for use in the 
United States or its outlying areas, if the value of the supply contract or supply portion of a service contract 
exceeds the micro-purchase threshold and the acquisition-- 
(A) Is set aside for small business concerns; or 
(B) Cannot be set aside for small business concerns (see 19.502-2), and 
does not exceed $25,000.) 

(xi) 52.232-33, Payment by Electronic Funds Transfer--System for Award Management (JUL 
2013). (Applies when the payment will be made by electronic funds transfer (EFT) and the payment office uses 
the System for Award Management (SAM) database as its source of EFT information.) 

(xil) 52.232-34, Payment by Electronic Funds Transfer--System for Award Management (JUL 
2013). (Applies when the payment will be made by EFT and the payment office does not use the SAM database 
as its source of EFT information.) 

(xiii) 52.247-64, Preference for Privately Owned U.S.-Flag Commercial Vessels (FEB 2006) (46 
U.S.C. Appx 1241). (Applies to supplies transported by ocean vessels (except for the types of subcontracts 
listed at 47.504(d).) 


(2) Listed below are additional clauses that may apply: 
(i) 52.209-6, Protecting the Government's Interest When Subcontracting with Contractors 
Debarred, Suspended, or Proposed for Debarment (JUL 2013) (Applies to contracts over $30,000). 
(ii) 52.211-17, Delivery of Excess Quantities (Sep 1989) (Applies to fixed-price supplies). 
(111) 52.226-6, Promoting Excess Food Donation to Nonprofit Organizations 
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(MAY 2014) (42 U.S.C. 1792) (Applies to contracts greater than $25,000 that provide for the provision, the 
service, or the sale of food in the United States.) 

(iv) 52.247-29, F.o.b. Origin (FEB 2006) (Applies to supplies if delivery is f.o.b. origin). 

(v) 52.247-34, F.o.b. Destination (Nov 1991) (Applies to supplies if delivery is f.o.b. 
destination). 


(c) Inspection/Acceptance. The Contractor shall tender for acceptance only those items that conform to the 
requirements of this contract. The Government reserves the right to inspect or test any supplies or services that 
have been tendered for acceptance. The Government may require repair or replacement of nonconforming 
supplies or reperformance of nonconforming services at no increase in contract price. The Government must 
exercise its postacceptance rights-- 


(1) Within a reasonable period of time after the defect was discovered or should have been discovered; 
and 


(2) Before any substantial change occurs in the condition of the item, unless the change is due to the 
defect in the item. 


(d) Excusable delays. The Contractor shall be liable for default unless nonperformance is caused by an 
occurrence beyond the reasonable control of the Contractor and without its fault or negligence, such as acts of 
God or the public enemy, acts of the Government in either its sovereign or contractual capacity, fires, floods, 
epidemics, quarantine restrictions, strikes, unusually severe weather, and delays of common carriers. The 
Contractor shall notify the Contracting Officer in writing as soon as it is reasonably possible after the 
commencement of any excusable delay, setting forth the full particulars in connection therewith, shall remedy 
such occurrence with all reasonable dispatch, and shall promptly give written notice to the Contracting Officer 
of the cessation of such occurrence. 


(e) Termination for the Governments convenience. The Government reserves the right to terminate this 
contract, or any part hereof, for its sole convenience. In the event of such termination, the Contractor shall 
immediately stop all work hereunder and shall immediately cause any and all of its suppliers and subcontractors 
to cease work. Subject to the terms of this contract, the Contractor shall be paid a percentage of the contract 
price reflecting the percentage of the work performed prior to the notice of termination, plus reasonable charges 
that the Contractor can demonstrate to the satisfaction of the Government, using its standard record keeping 
system, have resulted from the termination. The Contractor shall not be required to comply with the cost 
accounting standards or contract cost principles for this purpose. This paragraph does not give the Government 
any right to audit the Contractors records. The Contractor shall not be paid for any work performed or costs 
incurred that reasonably could have been avoided. 


(f) Termination for cause. The Government may terminate this contract, or any part hereof, for cause in the 
event of any default by the Contractor, or if the Contractor fails to comply with any contract terms and 
conditions, or fails to provide the Government, upon request, with adequate assurances of future performance. 
In the event of termination for cause, the Government shall not be liable to the Contractor for any amount for 
supplies or services not accepted, and the Contractor shall be liable to the Government for any and all rights and 
remedies provided by law. If it is determined that the Government improperly terminated this contract for 
default, such termination shall be deemed a termination for convenience. 


(g) Warranty. The Contractor warrants and implies that the items delivered hereunder are merchantable and fit 
for use for the particular purpose described in this contract. 
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12 §2.232-25 Prompt Payment (JUL 2013 


Notwithstanding any other payment clause in this contract, the Government will make invoice payments under 
the terms and conditions specified in this clause. The Government considers payment as being made on the day 
a check is dated or the date of an electronic funds transfer (EFT). Definitions of pertinent terms are set forth in 
sections 2.101, 32.001, and 32.902 of the Federal Acquisition Regulation. All days referred to in this clause are 
calendar days, unless otherwise specified. (However, see paragraph (a)(4) of this clause concerning payments 
due on Saturdays, Sundays, and legal holidays.) 


(a) Invoice payments-- 


(1) Due date. 


(1) Except as indicated in paragraphs (a)(2) and (c) of this clause, the due date for making invoice 
payments by the designated payment office is the later of the following two events: 


(A) The 30th day after the designated billing office receives a proper invoice from the Contractor 
(except as provided in paragraph (a)(1)(ii) of this clause). 

(B) The 30th day after Government acceptance of supplies delivered or services performed. For 
a final invoice, when the payment amount is subject to contract settlement actions, acceptance is 
deemed to occur on the effective date of the contract settlement. 


(11) If the designated billing office fails to annotate the invoice with the actual date of receipt at the time 
of receipt, the invoice payment due date is the 30th day after the date of the Contractor's invoice, 
provided the designated billing office receives a proper invoice and there is no disagreement over 
quantity, quality, or Contractor compliance with contract requirements. 


(2) Certain food products and other payments. 
(i) Due dates on Contractor invoices for meat, meat food products, or fish; perishable agricultural 
commodities; and dairy products, edible fats or oils, and food products prepared from edible fats or oils 


are-- 


BASIC 


(A) For meat or meat food products, as defined in section 2(a)(3) of the Packers and Stockyard 
Act of 1921 (7 U.S.C. 182(3)), and as further defined in Pub. L. 98-181, including any edible 
fresh or frozen poultry meat, any perishable poultry meat food product, fresh eggs, and any 
perishable egg product, as close as possible to, but not later than, the 7th day after product 
delivery. 

(B) For fresh or frozen fish, as defined in section 204(3) of the Fish and Seafood Promotion Act 
of 1986 (16 U.S.C. 4003(3)), as close as possible to, but not later than, the 7th day after product 
delivery. 

(C) For perishable agricultural commodities, as defined in section 1(4) of the Perishable 
Agricultural Commodities Act of 1930 (7 U.S.C. 499a(4)), as close as possible to, but not later 
than, the 10th day after product delivery, unless another date is specified in the contract. 

(D) For dairy products, as defined in section 111(e) of the Dairy Production Stabilization Act of 
1983 (7 U.S.C. 4502(e)), edible fats or oils, and food products prepared from edible fats or oils, 
as close as possible to, but not later than, the 10th day after the date on which a proper invoice 
has been received. Liquid milk, cheese, certain processed cheese products, butter, yogurt, ice 
cream, mayonnaise, salad dressings, and other similar products, fall within this classification. 
Nothing in the Act limits this classification to refrigerated products. When questions arise 
regarding the proper classification of a specific product, prevailing industry practices will be 
followed in specifying a contract payment due date. The burden of proof that a classification of a 
specific product is, in fact, prevailing industry practice is upon the Contractor making the 
representation. 
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(ii) If the contract does not require submission of an invoice for payment (e.g., periodic lease payments), 
the due date will be as specified in the contract. 


(3) Contractor's invoice. The Contractor shall prepare and submit invoices to the designated billing office 
specified in the contract. A proper invoice must include the items listed in paragraphs (a)(3)(i) through (a)(3)(x) 
of this clause. If the invoice does not comply with these requirements, the designated billing office will return it 
within 7 days after receipt (3 days for meat, meat food products, or fish; 5 days for perishable agricultural 
commodities, dairy products, edible fats or oils, and food products prepared from edible fats or oils), with the 
reasons why it is not a proper invoice. The Government will take into account untimely notification when 
computing any interest penalty owed the Contractor. 
(i) Name and address of the Contractor. 
(ii) Invoice date and invoice number. (The Contractor should date invoices as close as possible to the 
date of the mailing or transmission.) 
(111) Contract number or other authorization for supplies delivered or services performed (including 
order number and contract line item number). 
(iv) Description, quantity, unit of measure, unit price, and extended price of supplies delivered or 
services performed. 
(v) Shipping and payment terms (e.g., shipment number and date of shipment, discount for prompt 
payment terms). Bill of lading number and weight of shipment will be shown for shipments on 
Government bills of lading. 
(vi) Name and address of Contractor official to whom payment is to be sent (must be the same as that in 
the contract or in a proper notice of assignment). 
(vii) Name (where practicable), title, phone number, and mailing address of person to notify in the event 
of a defective invoice. 
(viii) Taxpayer Identification Number (TIN). The Contractor shall include its TIN on the invoice only if 
required elsewhere in this contract. 
(ix) Electronic funds transfer (EFT) banking information. 
(A) The Contractor shall include EFT banking information on the invoice only if required 
elsewhere in this contract. 
(B) If EFT banking information is not required to be on the invoice, in order for the invoice to be 
a proper invoice, the Contractor shall have submitted correct EFT banking information in 
accordance with the applicable solicitation provision (e.g., 52.232-38, Submission of Electronic 
Funds Transfer Information with Offer), contract clause (e.g., 52.232-33, Payment by Electronic 
Funds Transfer--System for Award Management, or 52.232-34, Payment by Electronic Funds 
Transfer-Other Than System for Award Management), or applicable agency procedures. 
(C) EFT banking information is not required if the Government waived the requirement to pay 
by EFT. 
(x) Any other information or documentation required by the contract (e.g., evidence of shipment). 


(4) Interest penalty. The designated payment office will pay an interest penalty automatically, without request 
from the Contractor, if payment is not made by the due date and the conditions listed in paragraphs (a)(4)(1) 
through (a)(4)(i11) of this clause are met, 1f applicable. However, when the due date falls on a Saturday, Sunday, 
or legal holiday, the designated payment office may make payment on the following working day without 
incurring a late payment interest penalty. 
(1) The designated billing office received a proper invoice. 
(ii) The Government processed a receiving report or other Government documentation authorizing 
payment, and there was no disagreement over quantity, quality, or Contractor compliance with any 
contract term or condition. 
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(111) In the case of a final invoice for any balance of funds due the Contractor for supplies delivered or 
services performed, the amount was not subject to further contract settlement actions between the 
Government and the Contractor. 


(5) Computing penalty amount. The Government will compute the interest penalty in accordance with the 

Office of Management and Budget prompt payment regulations at 5 CFR part 1315. 
(1) For the sole purpose of computing an interest penalty that might be due the Contractor, Government 
acceptance 1s deemed to occur constructively on the 7th day (unless otherwise specified in this contract) 
after the Contractor delivers the supplies or performs the services in accordance with the terms and 
conditions of the contract, unless there is a disagreement over quantity, quality, or Contractor 
compliance with a contract provision. If actual acceptance occurs within the constructive acceptance 
period, the Government will base the determination of an interest penalty on the actual date of 
acceptance. The constructive acceptance requirement does not, however, compel Government officials 
to accept supplies or services, perform contract administration functions, or make payment prior to 
fulfilling their responsibilities. 
(ii) The prompt payment regulations at 5 CFR 1315.10(c) do not require the Government to pay interest 
penalties if payment delays are due to disagreement between the Government and the Contractor over 
the payment amount or other issues involving contract compliance, or on amounts temporarily withheld 
or retained in accordance with the terms of the contract. The Government and the Contractor shall 
resolve claims involving disputes and any interest that may be payable in accordance with the clause at 
FAR 52.233-1, Disputes. 


(6) Discounts for prompt payment. The designated payment office will pay an interest penalty automatically, 
without request from the Contractor, if the Government takes a discount for prompt payment improperly. The 
Government will calculate the interest penalty in accordance with the prompt payment regulations at 5 CFR part 
1315, 


(7) Additional interest penalty. 

(1) The designated payment office will pay a penalty amount, calculated in accordance with the prompt 

payment regulations at 5 CFR part 1315 in addition to the interest penalty amount only if 
(A) The Government owes an interest penalty of $1 or more; 
(B) The designated payment office does not pay the interest penalty within 10 days after the date 
the invoice amount is paid; and 
(C) The Contractor makes a written demand to the designated payment office for additional 
penalty payment, in accordance with paragraph (a)(7)(11) of this clause, postmarked not later than 
40 days after the invoice amount is paid. 

(11)(A) The Contractor shall support written demands for additional penalty payments with the following 

data. The Government will not request any additional data. The Contractor shall-- 
(1) Specifically assert that late payment interest is due under a specific invoice, and request 
payment of all overdue late payment interest penalty and such additional penalty as may be 
required; 
(2) Attach a copy of the invoice on which the unpaid late payment interest is due; and 
(3) State that payment of the principal has been received, including the date of receipt. 

(B) If there is no postmark or the postmark is illegible-- 
(1) The designated payment office that recetves the demand will annotate it with the date of 
receipt, provided the demand is received on or before the 40th day after payment was made; or 
(2) If the designated payment office fails to make the required annotation, the Government will 
determine the demand's validity based on the date the Contractor has placed on the demand, 
provided such date is no later than the 40th day after payment was made. 
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(iii) The additional penalty does not apply to payments regulated by other Government regulations (e.g., 
payments under utility contracts subject to tariffs and regulation). 


(b) Contract financing payment. If this contract provides for contract financing, the Government will make 
contract financing payments in accordance with the applicable contract financing clause. 


(c) Fast payment procedure due dates. If this contract contains the clause at 52.213-1, Fast Payment Procedure, 
payments will be made within 15 days after the date of receipt of the invoice. 


(d) Overpayments. If the Contractor becomes aware of a duplicate contract financing or invoice payment or that 
the Government has otherwise overpaid on a contract financing or invoice payment, the Contractor shall 
(1) Remit the overpayment amount to the payment office cited in the contract along with a description of 
the overpayment including the 
(i) Circumstances of the overpayment (e.g., duplicate payment, erroneous payment, liquidation 
errors, date(s) of overpayment); 
(ii) Affected contract number and delivery order number if applicable; 
(iii) Affected contract line item or subline item, if applicable; and 
(iv) Contractor point of contact. 
(2) Provide a copy of the remittance and supporting documentation to the Contracting Officer. 


13 N52.204-008 Notice of Litigation (AUG 2010) 


(a) With respect to litigation to which the Contractor is a party relating to this contract: 


(1) The contractor shall within five business days notify the Contracting Officer of any litigation filed by a third 
party (including individuals, organizations, and federal, state, or local governmental entities) or subpoena 
involving or in any way relating to this contract and/or related subcontracts. Said notice shall include a copy of 
all documents filed with the court in connection with the litigation or subpoena to the extent such documents are 
not covered by a court-ordered seal or protective order. 


(2) The Contracting Officer shall have the right to examine any pertinent documents filed with the court during 
the conduct of the litigation, and any documents and records provided to the third party in response to the 
subpoena. 


(b) The contractor agrees to insert this clause in any subcontract under this contract. 


14 NS2.204-009 Release of Contract Information (JAN 2010 


(a) The contractor shall not use or allow to be used any aspect of this contract for publicity, advertisement, or 
any other public relations purpose. Public announcement of the award or modification of this contract is 
expressly prohibited. This obligation will not expire upon completion or termination of this contract, but shall 
continue until rescinded by the U.S. Government. 


(b) The contractor must obtain the written approval of the Contracting Officer before releasing any information 
related to this contract. This requirement extends to papers, articles, and presentations based on or referencing 
the work performed under this contract. 
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(c) The contractor may provide past performance information regarding this contract to the NRO, the Office of 
the Director of National Intelligence, the Central Intelligence Agency, the National Geo-Spatial Intelligence 
Agency, and the National Security Agency to support source selections at those agencies without Contracting 
Officer approval. The contractor is responsible for the proper classification and handling of such information, 
and shall provide a copy of the information provided to the NRO Contracting Officer. No past performance 
information or other information regarding any NRO contract shall be provided to any other Government, 
commercial, or private organization or individual without the express written approval of the Contracting 
Officer. 


(d) The contractor agrees to insert this clause in any subcontract under this contract. 


15 N52.215-006 Incorporation Of Section K, Representations, Certifications, And Other Statements 
Of Offerors (JAN 2005) 


Section K, dated 2 Sep 2015, completed and submitted with the contractor's proposal in accordance with RFP 
requirements to support this effort, is incorporated by reference and made a part of this contract. 


16 N52.216-001 Level-of-Effort (APR 2014) 


(a) The contractor shall apply best efforts towards accomplishing the contract work effort. The level-of-effort 
required under this contract shall consist of a labor expenditure not less than 100 percent and not more than 100 
percent of the total labor hours specified for each LOE CLIN in Section B of this contract. 


(b) The contractor shall promptly notify the Contracting Officer in writing when there is an indication that 
premature exhaustion of the total labor hours will occur. 


(c) It is understood and agreed that the monthly labor hour expenditure rate may fluctuate in pursuit of the 
technical objective. However, such fluctuations will be controlled to avoid exhaustion of total labor hours 
before the expiration of the term of the contract. 


(d) It is further agreed that the contractor may submit written requests to accelerate the labor hour expenditure 
rate to exhaust the total authorized labor hours prior to the expiration date of this contract. If approved by the 
Contracting Officer, the accelerated performance shall be without increase in fee or profit, as applicable, and the 
transaction shall be formalized by Supplemental Agreement to this contract. 


(e) Upon contract completion, the contractor shall submit to the Contracting Officer a certified statement of the 
labor hours actually expended under each LOE CLIN in the performance of this contract. If task orders or 
delivery orders are issued under this contract, the contractor must submit a separate certification of utilization of 
hours to the final payment voucher indicating the total number of labor hours expended. 


(f) For cost-type contracts, the fee for performance is predicated upon the contractor furnishing at least the 
minimum and not more than the maximum effort specified. In the event the contractor fails to provide the 
minimum effort specified, the Contracting Officer may either unilaterally reduce the base fee and maximum 
award fee, to include fees already awarded/earned, using the formula below, or obtain other consideration from 
the contractor. 


Fee Reduction = Fee (in $) x (Target LOE - Expended LOE) 
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Target LOE 


(g) For fixed-price contracts, the fixed price for performance is predicated upon the contractor furnishing at 
least the minimum and not more than the maximum effort specified. In the event the minimum effort is not 
provided as specified, the Contracting Officer may either require the contractor to continue to perform work 
under the contract until the minimum level-of-effort has been provided or make an equitable downward 
adjustment in contract price using the following formula: 


Price Reduction = Fixed Price (in $) x (Target LOE - Expended LOE) 
Target LOE 





(h) Changes in labor categories, minimum or maximum quantity of labor hours, and the period of performance 
shall be made in accordance with the Changes clause herein. 


17 NS2.223-005 Prohibition on Storage and Disposal of Toxic and Hazardous Materials (JAN 2004 





(a) Definitions. As used in this clause: 

(1) Storage means a non-transitory, semi-permanent or permanent holding, placement, or leaving of material. It 
does not include a temporary accumulation of a limited quantity of a material used in or a waste generated or 
resulting from authorized activities, such as servicing, maintenance, or repair of Government items, equipment, 
or facilities. 

(2) Toxic or hazardous materials means those materials identified in the EPA Title III List of Lists. 

(b) The contractor is prohibited from transporting, storing, disposing, or using toxic or hazardous materials in 
performing this contract except for those materials listed in (c) below or when authorized in writing by the 


Contracting Officer. 


(c) The following toxic and hazardous materials are authorized for use in the performance of this contract: 


TOXIC MATERIAL USE LIMITATIONS 


N/A 
18 N52.227-005 Limitations on the Use or Disclosure of Government-Furnished Information 


Marked With Restrictive Legends (FEB 2011) 


(a) The terms limited rights, restricted rights, special license rights, and Government purpose rights are defined 
in the Rights in Technical Data and Computer Software: Noncommercial Items clause of this contract. 


(b) Technical data or computer software provided to the contractor as Government-furnished information (GFT) 
under this contract may be subject to restrictions on use, modification, reproduction, release, performance, 
display, or further disclosure. 


(1) GFI Marked with Limited or Restricted Rights Legends. The contractor shall use, modify, reproduce, 
perform, or display technical data received from the Government with limited rights legends, or computer 
software received with restricted rights legends only in the performance of this contract. The contractor shall 
not, without the express written permission of the party whose name appears in the legend, release or disclose 
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such data or software to any unauthorized person. Prior to providing limited rights technical data or restricted 
rights computer software as GFI, the Government shall ensure that: 


(i) The receiving development contractor(s) or subcontractor(s) contract arrangements are subject to clauses 
N52.209-005, Protection of Information, and N52.227-005, Limitations on the Use or Disclosure of 
Government-Furnished Information Marked with Restrictive Legends; and 


(ii) The receiving support contractor(s) or subcontractor(s) contract arrangements are subject to clauses 
N52.209-008, Support Contractor Corporate Non-Disclosure Agreement, and N52.227-005, Limitations on the 
Use or Disclosure of Government-Furnished Information Marked with Restrictive Legends. 


(2) GFI Marked with Government Purpose Rights Legends. The contractor shall use technical data or computer 
software received from the Government with Government purpose rights legends for Government purposes 
only. The contractor shall not, without the express written permission of the party whose name appears in the 
restrictive legend, use, modify, reproduce, release, perform, or display such technical data or computer software 
for any commercial purpose, or disclose such data or software to a person other than its subcontractors, 
suppliers, or prospective subcontractors or suppliers who require the data or software to submit offers for, or 
perform, contracts under this contract. Prior to disclosing the data or software, the contractor shall coordinate 
with the Contracting Officer before requiring the persons to whom disclosure will be made to complete and sign 
non-disclosure agreements including the same limitations included in this paragraph. 


(3) GFI Marked with Special License Rights Legends. The contractor shall use, modify, reproduce, release, 
perform, or display technical data or computer software received from the Government with specially 
negotiated license legends only as permitted in the license. Such data or software may not be released or 
disclosed to other persons unless permitted by the license. 


(c) Indemnification and Creation of Third Party Beneficiary Rights. The contractor agrees: 


(1) To indemnify and hold harmless the Government, its agents, and employees from every claim or liability, 
including attorneys fees, court costs, and expenses, arising out of, or in any way related to, the misuse or 
unauthorized modification, reproduction, release, performance, display, or disclosure of technical data or 
computer software received from the Government with restrictive legends by the contractor or any person to 
whom the contractor has released or disclosed such data or software; and 


(2) That the party whose name appears on the restrictive legend, in addition to any other rights it may have, is a 
third party beneficiary who has the right of direct action against the contractor, or any person to whom the 
contractor has released or disclosed such data or software, for the unauthorized duplication, release, or 
disclosure of technical data or computer software subject to restrictive legends. 


19 N52.232-010 Consideration And Payment - Level-of-Effort (AUG 2010) 


(a) The contractor may request payment twice per month for all labor hours expended by the contractor to 
accomplish the work specified in this contract. In no instance shall the total number of labor hours for which 
payment has been requested for a particular CLIN exceed the total amount set forth in the contract for that 
CLIN. The contractor shall advise the Contracting Officer in writing as soon as 85 percent of the hours specified 
in any CLIN has been expended. 


(b) To support final payment for work performed, the contractor shall attach a certification to the final payment 


voucher (SF 1034) indicating the total number of labor hours expended by labor category for each CLIN during 
the period of contract performance. 
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(c) If the contractor provides fewer than the number of labor hours set forth in Section B in performance of the 
work called for therein, the total contract price shall be equitably decreased prior to payment. Failure of the 
parties to agree upon the amount of decrease shall be resolved under the Disputes clause. 


20 N52.232-012 Payments (AUG 2010 


The Government shall pay the Contractor, upon the submission of proper invoices or vouchers, the prices 
stipulated in this contract for supplies delivered and accepted and for services rendered and accepted, less any 
deductions provided in this contract. The Contractor shall submit invoices every two weeks, and itemize all 
charges by contract line item number. 


21 NS2.237-002 Alternate 1 Independent Contractor Travel (APR 2004) (Alternate D (APR 2004 


(a) Travel costs are not included in the Contractors base service fee. However, travel costs are part of the overall 
contract value. The Contractor will invoice and be paid necessary costs incurred in connection with travel as 
authorized by the Government. 


(b) Invoicing and reimbursement for travel, lodging, and meals and incidental expenses (M&IE) will be limited 
to the lesser of: 


(1) The rates and allowances in effect at the time of travel as set forth under the Federal Travel Regulations 
(FTR) (for travel in the contiguous 48 United States), the Joint Travel Regulation (for travel in Alaska, Hawaii, 
the Commonwealth of Puerto Rico, and territories and possessions of the United States), or the Standardized 
Regulations for travel in areas not covered by the FTR or the JTR; or 


(2) The alternate rate (if any) established by the office funding the contract. 


(c) Airfare or other transportation costs shall be invoiced and reimbursed to the extent that the costs comply 
with the provisions of section 301-10 of the FTR and the policies of the office that is funding the contract. 
Business class travel may be allowable if it is in accordance with the terms of section 301-10.124 of the FTR 
and the policies of the office that is funding the contract. Business class travel must be approved in advance by 
the office that is funding the contract. 


(d) In special or unforeseen situations, costs in excess of the above limits may be allowed, subject to approval 
by the Contracting Officer and the office that is funding the contract. Such approval must be obtained in 
advance unless the circumstances were unforeseen. 


(e) Funds for travel expenses under this contract will not be advanced to the Contractor. All travel 
reimbursements under this contract are considered taxable income and will appear on the Contractors Form 
1099. The Contractor shall retain travel receipts for tax purposes; receipts are not to be submitted with the 
invoice. However, the Government has the right to examine such receipts for the purpose of verifying invoices. 


22 N52.245-002 No Contract Accountable Government Property (FEB 2011 
(a) This contract shall be performed and completed without any contract-accountable Government property. The 
contractor shall make no requests for Government property except when the Government may accrue significant 


tangible benefits by granting such a request. The contractor shall not accept, request, or pursue contract- 
accountable Government property from anyone other than the Contracting Officer. 
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(b) The contractor may use Government property in their possession but accountable to another NRO or non- 
NRO contract for the performance of this contract if approved in writing by the Contracting Officer of the 
accountable contract. Such use shall be on a rent-free basis, shall not interfere with performance of the 
accountable contract, and shall comply with the terms and conditions specified in that contract and in the 
accountable Contracting Officers approval letter. This paragraph does not apply to Government-furnished 
material. 


(End of Clause) 


23 Incorporation Of Attachments And Exhibits 


The Attachments and/or Exhibits listed below are incorporated herein and made part hereof: 


Attachment Number Description Date No. Pages 
1 Independent Contractor (Polygraph Examiner) 08/11/2015 2 

2 DD254 Contract Security Classification Specification 08/19/2015 6 
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